MEHRAN UNIVERSITY OF ENGINEERING & TECHNOLOGY, 
SHAHEED Z.A. BHUTTO CAMPUS, 

KHAIRPUR MIR’S 



BID EVALUATION REPORT 


OF TENDER 

Supply of furniture articles for Drawing Hall of 
Civil Engineering Department at MUET, 
Shaheed Z.A Bhutto Campus Khairpur Mir’s 








MKIIKAiM UNIVERSITY OK ENGINEERING & TECHNOLOGY, 

SHARKED /AT HOI AU ALI liilli 1U CAMPUS, KJJAIKPUU MI ICS 

No. MUET/SZAU/Kl IP-C/AK£Estl;)/ !<■) 
Dated: 01 -02-20 J 6 


NOTIFICATION 

l! is notified for the general information of all concerned that with the approval of the competent 
aiiilioriu and in fulfillment of the requirement oJ Rule No, 7 ofSPPRA Rules 2010. the Pro-Vice 
t h; medlar Mchrun University of Engineering & I 'ethnology, Shahced /ulfiqar Alt Bhutto Campus 
Khairpur Mm > has been pleased to re-consiiiuio the Procurement Committed for the procurement 
o\ I urniiine fixtures / Works Goods/ for various Buildings of MU FT* Shahecd Z.A Bhutto 
Campus khairpur Mir's, due to recent!) retirement of Mr. Riaz Ahmed Ariam Associate 
Pro fessar( External Member) from his services from Government College of'Technology. Khairpur 
Mir s The name of Mr. Ghulam Mujlaba Abbasi. Executive Engineer (Electrical), SALU Khairpur 
Mil 's has been recommended by Project Director. 


J lw revised Cum in i ttec is eunsiylmg ul the Mlmyiim:- 

li/pngr. Sajjad Hussain Mcmoii Convener 

Project Director 

2, Mir Sajjad Ilussain Jaipur External Member 

Principal FI 1'I/GCT. Khairpur Mir's 

P In-charge Chairman of concerned Department Member 

W Mr. Ghulam Mujtaba Abba-si External Member 

Executive Engineer (Electrical) 

SAI.L J Khairpur Mir's 

\ Div isional Purest Officer Khairpur External Member 

n. Mr W'uqas Ali Channu Member 

Deputy Director f inance 
MU in . SAAB, Campus. Khairpur Mips 

7, I mgr. Naveed Ali Brohi Seerctary/Mcmbcr 

Assistant Engineer (Electrical) 

TERMS OF REFERENCE OF THE COMMITTEE: 

% 

I Preparing Bidding Documents 

IL Carrying out technical as well as llnancial evaluation of the bids. 

Ill Preparing evaluation report as provided in Rule 45, 

IV. Making recommendations for the award of contract to the competent authority 
V Perform any other function ancillary and incidental to the above. 



Assistant kedstphr 






HRAN UNIVERSITY OF ENGINEERING & TECHNOLOGY, JAMSHORQ 

Dated:-//. .07.2017 


Reference 

Office Notification No.MUET/SZAB-C/KHP/AR(Estt: )/-847 dated 15.11.2014. 


NOTIFICATION 

No.Estt:(Teach: mi of 2017. In continuation to above on recommendations of 

Pro Vice Chancellor, Mehran University of Engineering & Technology Shaheed Zulfiquar Ali 
Bhutto Campus Khairpur Mirs, it is notified for the general information of all concerned that 
competent authority of the University has re-constituted Complaint Redressal Committee of MUET, 
SZAB Campus Khairpur Mirs’consisting of the following members: - 

1. Prof. Dr. Mukhtiar Ali Unar, Convenor 

Pro Vice Chancellor, 

MUET, SZAB Campus Khairpur Mirs’. 


1. Engr. Imdad Hussain Sial, 
Project Director, 

Shah Abdul Latif University, 
Khairpur Mirs’ 



The Divisional Accounts Officer, 
Khairpur Mirs’. 


Member 


Member 


The Terms of References (ToRs) of the above committee shall be to address the complaints of 
bidders / contractors that may occur during the pre-qualification of contractors for Civil / Electrical / 
External Development Works of MUET, SZAB campus Khairpur Mirs’ as per Rule No.31 of 
SPPRA Rules, 2010 (Amended 2017), Government of Sindh. 



REGISTRAR 


Copy f.w.cs to: 

1. All Committee Members. 

2. The Secretary to Vice Chancellor, MUET, Jamshoro. 

3. The Secretary to Pro Vice Chancellor, MUET, Jamshoro. 

4. The Secretary to Pro Vice Chancellor, MUET, SZAB Campus Khairpur Mirs’. 

5. Master File. 

6. Personal File. 


Paroo Mai 
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LIST OF BID ISSUED / BID RECEIVED 


Name of Work Supply of furniture articles for Drawing Hall of Civil 

Engineering Department at MUET, Shaheed Z.A Bhutto 
Campus Khairpur Mir’s 


s.# 

Bid Issued 

Bid Received 

1 . 

M/s Raja Brothers, Khairpur 

M/s Raja Brothers, Khairpur 

2. 

M/s Sindh Traders, Khairpur 

M/s Sindh Traders, Khairpur 



# 















Attendance Sheet of Members Procurement Committee 



MEHRAN UNIVERSITY OF ENGINEERING & TECHNOLOGY, SHAHEED Z.A 
BHUTTO CAMPUS K1IAIRPUR MIR'S 


Name of Works 

Supply of furniture articles for Drawing Hall of Civil Engineering Department at MUET, Shaheed Z.A Bhutto 
Campus Khairpur Mir’s. 


Dated: 28-11-2017 

Time: 11:30 AM 


Sr. No. 

N;ime of Representative 

Name of Firm/ Departments 

Designation 

Signature 

1 

Engr. Sajjad Hussain Menion 

Project Directorate 

MUET, SZAB Campus Khairpur 

Project Director 


2 

Engr, Mir Sajjad Hussain TaJpur 

PTTI/GCT, Khairpur Mir’s 

Principal 


3 

Dr. Syed Navecd Raza Shah 

Civil Engineering Department 
MUET, SZAB Campus Khairpur 

Chairman 


4 

Engr. Ghulam Mujiaba Abbasi 

Shah Abdul Latif University, 
Khairpur Mir's 

Executive Engineer (Electrical) 

-V— 

5 

Mr.Maqsood Ahmed Memon 

Forest Department 

Divisional Forest Officer 


6 

Mr.Waqas A1 i Channa 

Finance Department 

MUET, SZAB Campus Khairpur 

Deputy Director Finance 


7 

Engr. Naveed Ali Brohi 

Project Directorate 

MUET, SZAB Campus Khairpur 

Assistant Engineer 







































TENDER OPENING SHEET 














MEHRAN UNIVERSITY OF ENGINEERING & TECHNOLOGY, 
SjlAHEKD /.A BHUTTO CAMPUS KHA1RP1JR Mlirs 

Phone No.0243-92803 14 


Bid Proposal Check list 
Bid Proposal Oneninn 


NAME OF WORK Supply of furniture articles for Drawing Hall of Civil Engineering 

Department at MUET, Shaheed Z.A Bhutto Campus K hair pur 
Mir’s 


Bid Opening Date:- 28-11-2017 Time: 11:30 AM 
Name of Bidder:- M/s Sindh Traders. Khairpur 


(aj Is outer envelope of bid sealed? 

Yes 

(b) !s bid form completed and signed? 

Yes 

(c) Expiration date of bid: 

90 days 

(d) Is documentary authority of signing enclosed? 

Yes 

(e) Amount of bid security (if required): 

5% of Offered Bid Cost(Rs.45,000,00) 

(1) Describe any “substitution." “Withdrawal,” or ‘•Modification": Nil 

(g) Describe any alternative bid made: 

Nil 

(h) Describe any discounts or modi Heal ions offered: 

Nil 

(i) Name of bidder or representative present: 

Babar 

(j) Total Bid price: 

Rs.875.400.00 

Signature of Responsible official: / /f/\ 

Date: -*>1^ 












MEHRAN UNIVERSITY OF ENGINEERING & TECHNOLOGY, 
SHAHKED Z.A Bill I IP CAMPUS KlIAIRPl'K MIK'S 

Phone No.0243-9280314 


Rid Proposal Check list 
Bid Proposal Opening 


NAME OF WORK > 


Supply of furniture articles for Drawing Hall of Civil Engineering 
Department at MUET, S ha heed Z,A Bhutto Campus Khairpur 
Mir’s 


Bid Opening Date:- 28-11-2017 Time: 11:30 AM 
Name of Bidder:- M/s Raja Brothers, Khairpur 

(a) Is outer envelope of bid sealed? Yes 

(b) Is bid form completed and signed? Yes 

(c) Expiration date of bid: 90 days 

(d) Is documentary authority of signing enclosed? Yes 

(e) Amount of bid security (if required): 5% of Offered Bid Cost(Rs.43,Q00*QG) 

(f) Describe any “substitution/’ "'Withdrawal,' 1 or “Modification”: Nil 

(g) Describe any alternative bid made: Nil 

(h) Describe any discounts or modifications offered: Nil 

(i) Name of bidder or representative present: Raja Shokat 


(j) Total Bid price: 


Rs.859JOQ.GO 


Signature of Responsible official: 



Date 










BIDDERS QUALIFICATION REPORT 
Rule-46(i) single Stage one Envelope Procedure 

Name oi Work;- Supply of furniture articles for Drawing Hall of Civil Engineering Department at 
MUET, Shaheed Z,A Bhutto Campus Khairpur Mir’s. 

Date and Time of Bid Opening: 28 J l,2017 at 11 ;30 A.M 


Name of Bidder: M/s Raja Brothers, Khairpur 


Sr.# 

Eligibility 

Yes 

No 

\ 

The Bidder/s should have Minimum Five years of experience in the supply of 
similar type of Goods 



2 

The Bidder/s should be the tax payer and registered with GST. 



3 

The Bidders should have at least Rs. 1,000,000.00 annual turnovers which would 
be veri fied by bank statement 








Name of Bidder: M/s Sindh Traders Khairpur 


Sr.# 

Eligibility 

Yes 

No 

1 

The Bidder/s should have Minimum Five years of experience in the supply of 

similar type of Goods 


^—— 

2 

The Bidder/s should be the tax payer and registered with GST, 



3 

The Bidders should have at least Rs, 1,000,000.00 annual turnovers which would 
be verified by bank statement 

T7* 





Engr, Mir Sajjad Hussain Jaipur 
PTTi/GTC, Khairpur Mir’s 
External Member 



Bhjed Memoir 
r Officer Khairpur 
dumber 



DrSyed Naveed Raza Shah 
Chairman Civil Engg, Deptt: 

MUET, SZAB Campus Khairpur Mir’s 


4 

. GhulapHVfujtaba Abbasi Principal 
ecuti^f Engineer (Electrical) 

LU, Khairpur 



Mr. 

Executi 
SALU, Khairpur 
External Member 



aveetrmi Brohi 
Assistant Engineer (EL), 

SZAB Campus Khairpur MiCs 
Member / Secretary 


Engr. Sajjad Hussain Memeon 
Incharge Project Director 

MUET, Shaheed Z.A Bhutto Campus, Khairpur MirV Convener 


I 
























Record of Bid Opening 


NAME OF WORK: - Supply of furniture articles for Drawing Hall of Civil Engineering 

Department at MUET, Shaheed Z. A Bhutto Campus Khairpur 
Mir’s 

Dale and Time of Bid Opening: 28-11-2017 at 11:30 AM 

The Bid opening committee checked the bid that was received in Project Directors office, and 
ensured that total number of bid received was Two (02) & was properly sealed. (List attached as 
annexure-A). 

The committee opened the bid of Supply of furniture articles for Drawing Hall of Civil 
Engineering Department at MUET, Shaheed Z.A Bhutto Campus Khairpur Mir*s at the above 
time and date in presence intending of contractor / representative (Attendance sheet is attached as 
annexure-B). 

The bidder name along with the offered bid amount and presence of a correct bid security was read 
aloud by the committee as follows:- 


SJ 

NAME OF BIDDER 

BID 

AMOUNT 

BID SECURITY 
AMOUNT 

NO, AND DATE OF BID 
SECURITY/ CHEQUE/ 
GUARANTEE WITH 
BANK NAME 

REMARKS 

PAKISTAN] RS, 

PAKISTANI 

RS. 

1 . 

M/s Raja Brothers, 
Khairpur 

Rs.859,500,00 

Rs. 43,000.00 

Call Deposit P.G. 

No,O0396l97,Askari 
Bank Katehery Road 
Khairpur Dated: 27-11- 
2017 

More than 
required 

2. 

M/s Sindh 

Traders, Khairpur 

Rs.875,400.00 

Rs,45,000.00 

Call Deposit P.G, 

Ng,0608141 8, UBL 

Bank Limited Khairpur 
Dated: 27-11-2017 

More than 
required 




Engr, Mir Sajjrra Hussain Talpur Dr. Syed Ra/a Shah 

Principal PTTI/GCT. Khairpur Mir's Chairman Civil Engg. DepU: 


External Member 


MUET, SZ AB Campus Khairpur Mir's 
Member 


Engr. Ghulam Mujtaba Abbas i 
Executive Engineer (Electrical) SALU. 
Khairpur Mir’s (External Member) 





Engr, Nave eefftti Brohi 
Assistant Engineer (Electrical), 
Member / Secretary 
SZAB Campus Khairpur Mirs 


Engr.Sajjad Hussain Memon 
In-charge Project Director 

MUET, Shaheed Z.A Bhutto Campus, Khairpur MirVConvetier 















Bid Evaluation Report 


1. Name of Procuring Agency: Mehran University of Engineering & Technology, Sbahccd Z*A 

Bhutto Campus Khairpur Mir’s* 

2. Tender Reference No:PD/MUET/KHP/-339 Dated: 7-11-2017 

3. Tender Description/Name of work/item: Supply of furniture articles for Drawing Hall of Civil 

Engineering Department at MUET, Shaheed Z.A Bhutto Campus Khairpur 
[Vlir’s 

4. Method of Procurement: Domestic / Local 

5. Tender Published: SFFRA Website on OH-11-2017 

Print & Electronic Media (SPPRA Sr. No. 35150. website on dated: 08-11-2017 & MUET\ 
SZAB Campus website on dated: 09-11-2017). 

6. Total Bid documents Sold: Two (02) Nos, 

7. Total Bids Received: Two (02) No. 

8. Technical Bid Opening dale: (if applicable) N/A 


(Provide details in separate form) 


9. No, of Bid technically qualified (if applicable): 

10, Bid(s) Rejected: __ NIL 


N/A 


\ I. Financial Bid Opening date: 

12. Bid Evaluation Report: 


28-11-2017 


s 

No 

Name of Finn or Bidder 

Cost offered by 
the Bidder 

Ranking in 
terms of 
cost 

Comparison 

with 

Estimated cost 

Reasons for 
acceptance/ 
rejection 

Remarks 

o 

\ 

2 

3 

4 

5 

6 

L 

M/s Raja Brothers, Khairpur 

Rs. 859,500.00 

1 SI lowest 

-0.1 7% Bellow 

Accepted due to 

1 51 lowest 


2 

M/s Sindh Traders. 

Khairpur 

Rs. 875.400,00 

Highest 

1.67% Above 

Highest 



Signatures of the Members of the Committee. 



I*V 


Engr, Mir Sujjad Hussain I alpur 
Principal PTTI/GCT, Khairpur Mir's 
External Member 





Dr. Sycd Naveed-Kaza Shah 
Chairman Civil Engg. Oeptt: 

MUET. SZAB Campus Khairpur Mirs 
Member 


mon 

Khairpur 



Engr. Ghulam Mujtaba Jtbbasi 
Executive Engineer (Eleimcal) SALU. Khairpdr 
External Member 

Engr, NaveecrATi B rohi 
Assistant Engineer t Electrical), 

Member / Secretary 
SZAB Campus Khairpur Mir’s 


Engr.Sajjad Hussain Memon 
Jn-eharge Project Director 

MUET, Shaheed 2.A Bhutto Campus. Khairpur Mirs/Convener 




























Comparative Statement 

Supply of furniture articles for Drawing Hall of Civil Engineering Department at MUET, Shahecd Z.A Bhutto Campus 

Khairimr IVlir’s 
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Hngr. S a.|j ad Hussain Memon 
[n-charge Project [director 

Ml JET. Shahecd Z*A Bhutto Campus* / Khairpur MirV Convener 


















Bid Declaration Form 
!. Name oflnterested Firm : 

2. CNIC# : ^-SJ-o3- OSP 4%oa-3> _ 

(Please attach Copy of CN1C) 


3. NTN# : /Z£/ty*>G _ 

(Please attach Copy of NTN Certificate) 

4. gst# oZ-pf- oo3i _ 

(Please attach Copy of GST Certificate) 
(Inwords}_____ 


5. Value of Earnest Money 
(In words) 

6, Contact Person : 


y Rs. ^TbOC>C>^* 

PAJM ^HooKXT AU 


t r DD/POtf 603^41 
^_Bank 



7. Postal Address 


Cxu'J 


8. Email Address : ^I'OuiCa.VQIti ^ Hc^VI/VajL-k "C_O UA 

9, Telephone: PTCL_Cell Phone 

(Compulsory) 



Declaration-, 1 certify that, to the best of my knowledge arid belief all of the information on and 
attached is true* correct, complete and made in good faith, 1 understand that false or fraudulent 
information on or attached to this form may be grounds for not entertaining my bid, or for 
cancellation after bid acceptance, and may be punishable by fine or imprisonment according to 
law ol Pakistan. I understand that any information I voluntarily provide on or attached to this bid 
may be investigated. Moreover, I hereby declare the all the terms and conditions of the biding 
document are accepted. 


Com radio r 
Sign with stamp 

RAJA WITHERS 

KHAfRPUR; 
























M EH RAN UNIVERSITY OF ENGINEERING AND TECHNOLOGY. SHAHEED Z.A 

BHUTTO CAMPUS KHAIRPUR MIR’S. 


MINUTES OF PROCUREMENT COMMITTEE FOR PROCUREMENT OF FURNITURE 

ARTICLES FOR DRAWING HALL OF CIVIL ENGINEERING DEPARTMENT AT MEET, SHAHEED 

Z.A BHUTTO CAMPUS KHAIRPUR MIR’S HELD ON 28.11.2017 AT 11:30 A.M IN THE OFFICE 

OF PROJECT DIRECTOR AT MUET. SHAHEED Z.A BHUTTO CAMPUS KHAIRPUR MIR'S. 

I he Meeting of Procurement committee for procurement of Supply of furniture articles for Drawing Hall of 
Civil Engineering Department at MUET, Shaheed Z.A Bhutto Campus Khairpur Mir’s was held on 28.11.2017 at 
11.30 a.m in the office of Project Director at MUET, Shaheed Z.A Bhutto Campus Khairpur Mir’s. The 
following attended the meeting. 


Engr.Sajjad Hussain Memon 

Project Director 

MUET, SZAB Campus Khairpur Mir’s 

Convenor 

Engr. Mir Sajjad Hussain Talpur 

Principal PTTl/GTC, Khairpur Mir’s 

External Member 

Dr.Syed Naveed Raza Shah 

Chairman Civil Engg, Deptt: 

MUET, SZAB Campus Khairpur 

Member 

Mr. Ghulam Mujtaba Abbasi 

Executive Engineering (Electrical) 

SALUj Khairpur Mir's, 

External Member 

MrMaqsood Ahmed Memon 

Divisional Forest Officer Khairpur 

External Member 

Mr. Waqas Ali Channa 

Deputy Director Finance 

Member 

Engr. Naveed Ali Brohi 

Assistant Engineer (EL), 

MUET, SZAB Campus Khairpur 

Secretary / Member 


The meeting started with the name of Almighty Allah. Afterwards, Project Director welcomed the 
participants and thanked them for attending the meeting. 

Lateron, the agenda was discussed and following recommendations were made as under: 


ITEM NO.OI TO OPEN AND SCRUTINIZE THE BIDS RECEIVED FROM THE FIRMS FOR 
PROCUREMENT OF FURNITURE ARTICLES FOR DRAWING HALL OF CIVIL 

ENGINEERING DEPARTMENT AT MUET. SHAHEED Z.A BHUTTO CAMPUS 

KHAIRPUR MIR’S. 



The Project Director informed the committee that the bids were invited for Supply of furniture articles for 
Drawing Hall of Civil Engineering Department at MUET, Shaheed Z.A Bhutto Campus Khairpur Mir’s vide letter 
No:PD/MUE 1/KHP/-339 Dated: 07.11.2017. The NIT along with the bidding documents were hoisted on 
SPPRA website and MUET, Shaheed Z.A Bhutto Campus Khairpur Mir’s website. Total 02 Nos 
contractors purchased the tender docyjpents and sai^e Nos. submitted the bids duly filled. The Tenders/ 














bids were opened on 28.1 L20I7 at 11:30 a.m in the presence of suppliers and committee members. The 
amount quoted / offered by the contactors was read aloud and recorded in the bid opening sheet which was 
then signed by the committee members and available / present contractors. 

The following bidders submitted their bids. 


1. M/s Sindh Traders, Khairpur Tendered Cost Rs.875,400.00 

2. M/s Raja Brother's Khairpur Tendered Cost Rs.859,500.00 

Later on the committee members scrutinized and evaluated the bids technically, arithmetically and 
financially as per the criteria mentioned in the bidding documents and prepared the bid evaluation report 
which is attached herewith. 


After evaluation, the committee found that the rate quoted by M/s Raja Brother's Khairpur was the lowest 
in competition. 


After detail discussion, the Committee recommended to award the work of Supply of furniture articles for 
Drawing Hall of Civil Engineering Department at MUET, Shaheed Z.A Bhutto Campus Khairpur Mir’s to M/s 
Raja Brother's Khairpur at the evaluated cost of Rs,859,500.00, 


The meeting ended with the vote of thanks to and from the Chair. 



Engr. Mir Sajjid Hussain Talpur 
Principal PTTIXjTC, Khairpur Mir’s 
External Member 



Dr.Syed Naveed ^az^Shah 
Chairman Civil Engg. Deptt: 
MUET. SZAB Campus Khairpur 
Mwnber 


Memon M 

rest Officer, Khairpur Mir’s De 



MU 
Membe 


anna 
ftor Finance 

Campus Khairpur 




Mr. Ghulam Mujraba Abbasi 
Executive Engineering (Electrical) 
External Member 


Engr, Naveed^ I i Brohi 
Assistant Engineer (EL), 

MUET, SZAB Campus Khairpur 
Member/Secretary 


Engr.Sajjad Hussain Memon 
Project Director 

MUET, SZAB Campus Khairpur / Convener 


2 




The En4 



